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Allntnents  totalin.^  $2,759,000,  rural  electrif icn-ti m 


projects  irx  15  States,  were  arn onricod  today  ‘‘'’.y  Ife.rry  Sla.ttery, 
Adirdniotratcr  cf  Rural  Electrif ierti^r . This  ■^rin,^'s  allotirento 
made  oy  PJiLT  sirco  it  was  estoRlir-heri  ir  1935  to  $351,106,793, 
of  'ehich  $36,653,500  represents  derations  iiirinp  the  ciirrent 
fiscal  year. 


Details  of  today' s 


allntnents  a.re  o.ttachcl. 
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ARILiNSAS  18  CAEUOLL 
Carroll  Electric  Cooperative  Corp. 
B e r r 7 v i 1 1 e , Ai’k  ar.  s a s 
(Paul  E.  Arnold,  Stipt.) 


$372,000  to  ‘build,  abcn-t  435  miles  of  line  to 
serve  1,334  members  in  Carroll,  ITeuton, 
Searcy,  Mad.ison  and  Benton  Counties,  Ark., 
and  Bo.rry  and  Stone  Cou.nties,  .Missouri. 
project  previously  has'  been  allotted  $483,000 
to  build  516  miles  of  line  to  serve  1,298 
nerrbers  in  the  above  .mentioned  and  Washing-^ 
ton  County,  Arkansas,  an.i  McBcncald  County, 
Missouri,  and  $3,000  to  finance  house  v/iring 
emd  plumbing  i ns  tali  ations . 


(lEORGlA  20  THOJP 
Troup  County  Electric  Membership 
Corp. , 

Lp,3-r.angc,  G-eorgir. 

(r.  M.  Prcem.an,  Sunt.) 


GEORGIA  92  ERARTLEY 
Okefenoke  Eui'a.1  Electric 
Membership  Corp., 

Pahun  t a , Ge  o r g i .0, 

(W.  A.  Wood,  Attorney) 


$69,000  to  build  about  88  miles  of  line  to  ( 
serve  318  rr.embcrs  in  Troup,  Meriwether, 
Harris  an.i  Muscogee  Counties.  The  project 
previously  has  been  allotted  $214,500  to 
bu.ild  234  miles  lin'^  to  serve  763 
rncm'bf'rs  in  the  above  mentioned , o.nd  Chambers 
C c an  t y , Alab ama . 

$196,000  to  build  a.bout  225  miles  of  line  to 
serve  775  members  in  Brantley,  Glynn,  Wc?„yne, 
Ca.mderj.  o.rs'i  Clia.rlton  Counties. 


ILLINOIS  51  MOHROE 
Monroe  County  Electric 
Cooperative,  Inc., 

’Waterloo,  Illinois 
(C,  M.  Lougl.as , Supit.) 

ILLINOIS  33  McLEAN 
Corn  Belt  Elocoric  Cooperative, 
Inc . , 

B 1 o m i n g t ' n , 1 1 1 i n i s 
( T . H . H.af  e r , S-np  t . ) 


ILLINOIS  M CARROLL 
Jo-Carroll  Electric  Gor-oerative, 
Inc . , 

Elisabeth,  Illiroie 
(Flo  y ,1  I . Ra''.  1 e , 3i:.p  t . ) 


$179,000  to  build  abo-t  189  miles  of  line  to 
serve  459  members  in  Monroe,  St.  Clair  and 
Randolph  Cru.ntica.  The  project  previously 
he'.-s  teen  allotted  $175,000  to  build  177 
miles  of  line  to  serve  400  members  in  Monroe 
and  Rarjiolph  Covr-ties . 

$205,000  to  '■mil  ' -d-out  203  miles  of  line  to 
serve  4^"8  members  in  DeWitt,  Piatt  and 
Macon  Counties.  The  arojcct  previously  ho.s 
been  allotted,  $1,164,000  to  build  1,176 
miles  o,f  line  to  serve  2,900  memoers  in  ( 
McLooon,  Tr;,2ev,'ell,  DeEitt,  Logan,  Woodford, 
For',"^.  ?ir;d  Ghampai.mn  Counties,  and  $10,000 
to  iin;!,ncc  house:  v.iirir.m  and  plumbing  in- 
stallations. 

$30,000  t-  buil'^  about  22  miles  of  line  to 
serve  55  .'.embers  in  Jo  Lavioss  and  Carroll 
Counties.  The  nroject  previously  hc-s  been 
allotted  $244,000  to  build  275  mules  of  line 
to  serve  631  rnem.;erG,  $75,000  to  construct 
a gcnorrj.ting  pl.ant,  end  $5,000  to  finance 
house  wiring  and  plumbing  i.nstalla,tions . 


'f 


:GI:TUCKY  26 

xonnyrilc  Riir-.l  Slectric 
..  C'-.opOa’ativc  Corn., 
Slktr.n , Kci'itii^kv 
( Jar;C  s I . ' Yo  rr ovi , Sup  t . ) 


KENTUCKY  48  ILlURlSOi^ 

Harrison  County  liur.al  Electric 
Cooperative  Corporation , 

Cyr.  th i ana , Keii tu cky 
( C- . L . E r i Ixj  el].,  Sup  t . ) 


MINNESOTA  3 KEIZSH 
Meeker  G^opor.-.,t ive  Li  pHt  and 
Pover  Association, 

L i t c hf  i e 1 1 , M i n r.  e sot  o. 

(Irving  J.  Cli'aton , Sunt.) 


MINNESOTA  55  AATOmN 
South  Con t ral  Elac trie  Ass’ n , 
St.  James,  Minnesoto. 

( Ed.T.'ar  d C . Me i.  e r , Sup  t . ) 


MINNESOTA  57  OTTEHTAIL 
Lfike  Legion  Cooperative 
Electrical  As soc i.at ion , 

E e r ,pas  Pal  1 s , Minno  s o 1 0, 
(Albert  E . Knr.t  son,  Sun  t . ) 


MIS3ISSIFFI  28  HANCOCK 
Coast  Electric  Pouor  Ass’n, 
Bay  St.  Louis,  Mississirpi 
(C.  C.  Ferrell,  Supt.) 


$9J,000  to  huild  about  87  miles  of  lino  to 
serve  332  members  in  Logan,  Butler, 

Muhlenberg,  Christian  <and  Todd  Coiinties. 

The  ■nroject  previously  has  beer,  allotted 
$380,000  to  build  4.15  rr.iles  nf  line  to  serve 
1,243  members  in  Christian,  Todl,  Log.an, 
Simpson  and  Trigg  Cou.nties,  a.nd  $15,000  to 
fir.o.nce  house  uiring  and  'oliumbin.';:  inst£illa- 
tiono. 

$103,500  to  bn.il. I aboiit  113  miles  of  line  to 
serve  376  members  in  Robertson,  llichol.as, 
Bracken,  Earrison,  Boiirbon,  Penlloton  and 
Scott  Counties.  The  project  previously  lifis 
been  allotted  $334,500  to  build  426  miles  cf 
line  to  serve  1,092  members,  a,ni  $10,000  to 
finance  house  wiring  and  plumbing  installa- 
tions . 

$11''-, 000  to  build,  .about  94  miles  of  line  to 
sei’ve  232  members  in  Mocker,  Stea.rns  auid 
Kan'Iiyo’ii  Count i:'S.  The  project  previously 
has  been  all, otto. I $650,000  to  build  531 
miles  af  line  to  serve  1,495  members  in  the 
■ab'ovc  mentioned  and  Renvill.e  and  bright 
Counties,  and  $25,000  to  finance  house  wiring 
and  nlumbing  inst.allations . 

$91,000  to  bull'  .about  97  miles  of  line  to 
serve  219  members  in  Martin,  Cottonwood, 
'Jo-tonwoo-n  o.nd  Jackson  Counties.  The  project 
previously  has  hson  .allotted  $710,000  to 
build  7.20  'miles  of  line  to  serve  1,021  mem- 
bers in  th':-  .otiove  mentioned  .'ind  Blue  E.a,rth, 
Brown  and  Reiuno  I Counties,  and  $33,400 
to  finance  house  '.viring  o.nd  plumbing  installa- 
tions . 

$175,000  to  bull'd  about  153  mil.es  of  line  to 
serve  411  members  in  Otter  Tc.il,  Yfilkin, 
Becker,  Gro.nt  o.nd  Clo.y  Counties.  The  pro- 
ject previously  ho.3  Veen  0, Hotted  $377,000 
to  build  417  miles  of  line  to  servo  1,060 
'..'le.md^c-rs  in  Otter  Tail,  Becker,  Wilkin  and 
Douglas  Counties,  and  -$30,000  to  finance 
h'':u.so  '’-'iring  and  plum-ing  install.ations . 

$40,000  to  build  about  41  miles  of  line  to 
servo  136  'monbers  in  Fno,rl  Fiver,  Eancock  a.nd 
Earris-'-r:  Counties.  The  project  previously 
hc.s  '..eer.  allot te'.l  $309,000  to  b-;ili.  418 
miles  nf  line  to  serve  1,304  .members,  and 
$10,500  to  fina.nce  h^'ciso  ".uring  and  plumbin-g 
installations . 


2?  CALDV/ILL 

i M . i : iv  'i.  • ' ■'•■--  r?' t , ' 

L :'.'ii.-,  ‘iorth  Cr,rnli;;a 
(G.  i‘.  Mess  id:,  S'^rit.) 


OHI^  55  COSEOCTON 
T- s c r a’.v’s.  s - G r i - h o c.  t c r E],  e c t r i c 
Cooperative,  Ire., 

C 0 3 Po  c 1 0 n , Oh  i o 

(Lev?is  E.  -buehlor,  Siirt.) 


$52,000  to  coi.'iplete  the  project  cond  to  defray 
cc?rtairi  e'cnonsos  conrected  '.’fith  the  initio-l 
orerati'^ris  o.f  the  project  which  co.nrot  he 
C'^vored  by  t;ie  c'^ns tiniction  loer.  ihe  pro- 
ject previously  h.as  oeen  allotted  $905,000 
to  hiiild  7S0  niles  of  line  to  serve  4,202  <! 

renters  in  Ashe,  Caldwell,  Wepaeiya  r.nd 
Alleyh.any  Co-inties,  llorth  Co,rclir.a,  a.nd 
Jehnsca  County,  Tennessee,  and  $118,4-00  to 
finance  house  wirinp  ano.  olunhiny  in3tr:.lla- 
tions . 

$70,000  to  huild  choid  70  riles  of  line  to 
serouj  212  raenhers  in  Coshocton  County.  The 
p>roject  rroviously  has  leen  allotted 
s^5o3,000  to  :;uil’  410  miles  of  line  to  serve 
]. ,3<')C  nenhers  in  th:-  a'a'ove  mentioned  and 
Tuscara’-'.ois  and  Hr'lncs  Co:inties. 


C’K-i-j.!^u0i''A  6 CitDL'O 

Ca.ido  Electric  Cconcrativo 

TB  i n g c r , Okl  aho ; : -a 

(Jo  !r.n  W . B r y ; i.ri , Sup  t . ) 


nKLlKOMA  26  HAhj/sOh 

Ha,r no n El  'C  c t r i c 1..: ; o c i ••  ■, t i ^ n , Inc., 

Ho  1 1 i s , Old  u.  a 

( K , G . T enn  1 e t o r; , Sun  t . ) 


-l  - Vi, O 11 

4.0.1-,  C :n  t y El e c t r i c 
Cor, oerative,  Inc.  . 
Krr.}f::.f:.T’,  1::-:  ,s 
( J i 1 s o 1 , Mg  Cu  1 1 ou,ph , S v, p t . ) 


TZXiiS  74  SEdiCUH  PUBLIC 
City  of  Seyr'OiJix, 


Seymour,  Tenas 

(C,  M.  Handl,  llc..jov) 


$41,000  t^  10.11  i ahout  51  rales  of  line  to 
si'-rvo  119  nenhers  in  Caedo  and  Kiowa 
C'-Mi.nties.  The  nrojoct  p.read ursly  has  "been 
ollotte-^  $131,000  d'  h-.dl.l  631  niles  of 
lire  t'^  serve  1,^65  ucrahers  in  Ca.ado,  Grady, 
C'':'o,::ch, , Kiowa,  C'na.^ior,  Blaine,  Washita 
•ind  Custer  CouretifS,  e.nd  $17,000  to  fin3.nce 
ho-?  s ■ ' -Ti  r i '■  : a n - T.l-iah ing  i ns  tallat  ions  . 

$12.h000  to  hull  - o;„o'i.t  150  nilos  of  line  to 
servo  422  mentors  in  Grc-er,  Hrrnon  and 
Ja.chcoT,  Co-antic-,  Ckl-.hono,,  and  Itardonau  and 
Ghil.'r,  ss  Cei.mtios,  Texas.  The  project  pre- 
vio’asly  haa;  jcen  allntte-d  $233,000  to  build 
,273  riles  of  lire  tc  s-.-rvo  529  nenhers,  and 
$10,000  tr.  finance  house  '.•■iring  cUil  nluir-oing 
installations.  ( 

$12  3,500  to  hr.ild  ahont  loO  c'il^s  of  line  to 
serve  495  nerfeoro  in  Kaufman,  V.-'.n  Sani't, 

D.all.i' s ouCl  Henderson  Counties.  The  nrojcct 
■or evioiii  sly  ho.s  "^een  allotted  $23.1,000  to  huild 
225  miles  of  liiie  to  serve  720  ircmbcrs,  and 
$.3,000  to  finance  house  ’.virirg  a.n..l  plurhoing 
installations . 

$2Qi;h000  of  which  $160,000  will  ho  used  to 
'euild  .dor.t  200  miles  of  line  to  seirve  646 
consumers  in  Knox,  Ho,skell  and  x5a.ylor 
C'-.'ur.ti  ~s , and  $40,000  will  he  use'l  fer  the 
constrv.ct icn  oh  a gonorahing  plant.  The 
project  'oreviously  has  "leen  r.llottod 
$110,000  t-  build  1,26  rdlos  of  line  to  serve 
440  consumers  in  B,o,ylor  a,nd  Knox  Counties, 
and  $5,000  to  fina.nce  'house  wiring  a.nd 
plum:'  ing  ins  tallat  ions . 


TEXAS  103  POLK 
Sam  Houston  Electric 
Cooperative,  Irlc.  , 
p Livingston,  Texas 
’ (a.  J.  Smith,  Pres.) 

'*  TEXAS  104  MITCHELL 
Lone  Wolf  Electric  Cooperative, 
Inc . , 

Colorado  City,  Texas 
(j.  H.  Carlock,  Pres.) 


$223,000  to  build  about  264  miles  of  line  to 
serve  798  members  in  Polk,  Liberty,  San 
Jacinto  and  Walker  Counties. 


$145,000  to  build  about  194  miles  of  line  to 
serve  494  members  in  Mitchell  and  Nolan 
Counties . 


$43,000  to  build  aboiit  35  miles  of  line  to 
serve  120  nenbers  in  Chittenden,  Orleans 
and  Lamoille  Counties.  The  project  pre- 
viously has  been  allotted  $136,000  to  build 
125  miles  of  line  to  serve  286  members  in 
the  above  mentioned  ani  Fr.anklin  Counties, 
and  $6,000  to  finance  hoase  v/iring  and 
plumbing  installations. 

(FOR  WIRING) 

The  follov7ing  allotments  have  teen  rade  to  finance  house-uiring  and  plumbing 
installations,  to  be  re-lent  by  the  borrovsers  to  their  individual  members.  All 
of  these  borrowers  have  had  allotments  i-'-r  distribution  lines,  o,nd  some  have  had 
previous  wiring  allotments: 

CALIFORNIA  6 MODOC  $10., 000. 

Surprise  Valle.y  Electrification  Corp.  , 

Alturas,  California 
(E.  G.  Keffer,  Supt.) 

GEORGIA  31  UPSON  $5,000. 

Npson  County  Electric  Membership  Corp., 

Thomaston,  Georgia 
(T,  S.  Ja,ckson,  Supt. 

ILLINOIS  28  CHAMPAIGN  $5,000. 

mini  Electric  Cooperobive, 

Champaign,  Illinois 
(Vernon  C.  Green,  Supt.) 


VERMONT  7 ORLEANS 
Vermont  Electric  Cooperative, 
Inc . , 

Eden  Mills,  Vermont 
(Harry  D.  Bov/man,  Supt.) 


IOWA  3 PLYMOUTH  $5,000. 

Plymouth  Electric  Cooperative  Ass'n, 

Le  Mars,  Iowa 

(a.  M.  Forsberg,  S\xpt.) 

MI  MSS  OTA  57  OTTERTAIL  $10,000. 

Lake  Region  Cooperative  Electrical  Ass'n, 
Fergus  Fa,lls,  Minnesota 
(Albert  R.  Knutson , Supt.) 

MISSq^RI  13  PEIvilSCOT  $10,000. 

Femiscot-Duriklin  Electric  Coop.  Ass'n, 

Ha,yti,  Missouri  ^ 

(Glenn  Saker,  Supt.) 


^lEBHASKA  7 SOUTHKASTIHK  KSrSASKA  DISTRICT  PTJELIC 
S rni  t h e a.  s t a r r.  N o o r a.  s lea  Pul’)  1 i c P o r e r D i r t . , 

S cat  r i c e , KoP r aska 
(Paul  P.  Marvin,  Manager) 

OHIO  31  HOLMES 

Heines  IHira,!  Slcctric  exonerative,  Inc., 

Millers'bur Ohix 
( Oeo rge  Kef f er 1 inc , Sup t . ) 

OHIO  55  C03HCGT0H 

Prscarr.\vas-Gxsh.oct an  Electric  Goxperative,  Inc., 
Gr-Giiocton,  Ohio 
(Lc'vis  Buehlor,  Supt.) 

OHIO  71  LOG-AH 

Lopan  Gountv  Gooperative  Power  anh.  Li -ht  Ass'n,  Inc., 
Belief  xr,  taine  ,■  Ohio 
(E.  VP  Garlinp,  Suet.-) 

OKLAHOMA  10  GLLVIGLr-.HI) 

Okla-hona  Electric  Cooperative, 

No  r man , Oklah-e me, 

(Edgar  L’.  Crallc,  Supt.) 

OKL^iKOMA  16  PONTOTOC 
People’s  Electric  Cooper,ative , 

Ad  a , Okl  aho  me., 

( Ornar  A . Eucat  e , Sue t . ) 


$1 , 500 . 


$2,000’. 


$2,000. 


$1,000. 


$5,000. 


$7,500. 


>|<  ,t(  * >k  :4( 


